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The devastation of floods 


ur c ommunity is c ompassionate, 




stronq, and resilient 




r 


Those impacted by the lecentflood deserve 
nothing less than ourfull commitmentto 
improve our ability to prevent prepare for 
and respond to flood emergencies 
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Summary 


► The winter of 2016-2017 was extra ordinary. 

► Hie Santa Clara Valley Water District's primary 
role is to reduce the riskand impactsof flooding. 

► Ihe District and the National Weather Service 
provided useful and valid information, data and 
forecasts leading up to the flood. 

► Numerous indicators showed the potential for 
flooding on Coyote Creek. 
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Lessons learned 

► Technical data misunderstood and/or 
discounted by others 

► District and San J ose City need to be better 
partners on reducing flood risks 

► J oint emergency action plans with cities with 
high risk of flooding must be improved 

► The District'sEOC proceduresand training, 
including communications, must improve 
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Observed flooding vs model-7300 cfs 



Wap 1- Upper Coyote Creek: Q = 7300 cfs at D/S Anderson 


Legend 

Flooding Depth @ 7300 cfs 
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Weathersituation overview 



► Series of atmospheric rivers 
back-to-back 

(-200% of a ve ra g e) 

► Oroville Dam spilled 

► In Santa Clara County 
8 out of 10 dams spilled 

► Second highest seasonal 
rainfall at Coyote Reservoir 
rain gauge since 1936 
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Weathersituation overview 

► Half-empty Anderson Reservoirfilled to the 
brim in a month-and-a-half 

► Record spill over Anderson Dam in its 67-yea 
history and continued spilling for 10 days 

► Record flood water level 

► Coyote Creek Edenvale Stream Gauge 

► Tuesday, Feb. 21 13.7feet 

► Previous Record (1922): 12.8 feet 
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Emergency response roles 
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County roles and responsibilities 

► Facilitate information and resourcesto 
the operational area (countywide 
agencies) 

► Make public safety decisions for 
unincorporated areas 
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District roles and responsibilities 


► Countywide District 
Infra structure 
stabilization 

► 275 of the 800 miles of 
creeks 

► Monitorand assess 
information 

► Activate emergency 
plans 

► Share information 
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City of San Jose role and responsibilities 


► Assess local conditions 

► Inform public and first responder agencies 
about evolving conditions 

► Direct police, fire, EMS, public works and other 
human services functions 

► Initiate, communicate and carry out safety 
actions such asevacuations 

► Provide care, medical services, and shelter 
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NWS Overview 

Weather Forecast Offices (WFOs) 


® Issue all Local Forecasts 
and Warnings 

® Build and Maintain Relationships 
With Local and State Governments 

® Provide Expert Advice to 

Emergency Managers and other 
Decision Makers 



® Solicit Customer Feedback on Products and Services 
® Conduct Community Awareness and Education Programs 
® Train Volunteer Observers and Storm Spotters 
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National Weather Service 
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Coyote Watershed 


322 square-miles, including 16 majorcreeks 
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Coyote 

Watershed 


LEGEND 


Flood-prone oreo 

Stream maintenonce ond repairs on 
right-of-way throughout the watersheds 

Flood protection project under 
study, design or construction 
Reservoirs 


Morgan 
\ Hill 
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Pre-season preparation 

District readiness 


► InterAgency 
Coordination 

► Annual Winter 
Workshop 

► Anderson Dam 
Functional 
Exercise 

► Yellow 
Command 

► ArkStorm 
Tabletop 



Loma Fire Operational Briefing, Base Camp 

(9-29-16) 
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Pre-season preparations-J une - Oct. 


Sediment removal and bank stabilization 






Removed 84,000 
cubic yaidsof 
sediment 

Over 10,000 true k 
loads 








Bank stabilization 


A 


Attachment 1 
Page 15 of 80 




Pre-season preparations- Coyote Creek 


Vegetation management on Coyote Creek, downstream of Montague 



Removed 5 ac res 


vegeta ton 


Removed 7 ac res 


of invasive 


vegeta ton 


Pre-season preparations-J une - Oct. 



^ yards of trash 
/ & debris 
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Winterpreparedness- Oct.-Nov. 
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storm 


inspections 


maintenance 


Respond to field 
conditions 
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Legend 

• Check Points 
"V— Creeks 
o Santa Clara County 


Winter prepared ness- Oct.- Nov. 


► Hotspots 

► San Francisquito 
Creek 

► Coyote Creek 

► West Little Uagas 
Creek 

► Ross Creek 


Santa Clara Valley Water District 
Fish Ladder, Bridge Pier, and Trash Rack Check Points 
in Santa Clara County 


Sooto Ooro VJoy Water District 
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Winter prepared ness- sandbags 
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Santa Clara Valoy 
Water District ** 


() Be loodSafe w/ffi sandbags 
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SANTA CLARA VALLEY WATER DISTRICT SANDBAG STATIONS 


FIUIO SANOiAOS. AVAILABLf LATt NOVIMBiR THROUGH APRIL. 

AT CtRTAIN TIM IS UTU MAY Bt STOCKID WITH SAND AND IMPTY BAGS 
BRING TOUR OWN SHOVtL. SITtS OPIN 24 HOURS A DAT, 7 DATS A WffX. 
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Storm season 2017 


Santo Chra Volley 
Water District 
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Anderson Dam operations-J anuary 2017 





Anderson Reservoir less 


than ha If lull Jan. 1 

Anderson outlet lully 
opened Jan. 9 




Map of gauge locations 



Anderson Reservoir 


Coyote Creek Streamflow Gauge 


^Anderson Dam Storage Gauge 


Covote Reservoir Rainfall Ga 


Coyote Reservoir 


Santa Clara Valley 
Water District A 
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Coyote Reservoir Rainfall: Nov. 1- Dec. 30, 2016 



Coyote Reservoir Precipitation Gauge (ALERT gauge 6021) 
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Anderson Reservoir Storage: Nov. 1 - Dec. 30, 2016 


Note: Anderson Reservoir Actual Storage Level is solid blue line 
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Anderson Reservoir Storage (ALERT gauge 1480) 


Reservoir Capacity (625.0 ft elev. / 91,373 af) 


Interim DSOD Restriction (599.5 ft elev. / 61,810 af) 


Emergency Storage (20,000 af) 
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Coyote Creek Flows: Nov. 1-Dec. 30, 2016 




in 

■ 4 — 

u 


60 


50 


40 


30 


20 


10 


Coyote Creek at Madrone Streamflow Gauge (ALERT gauge 5082) 


Anderson Reservoir outlet release to Coyote Creek: 40 cfs - 50 cfs 
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November 1 to 
December 30 y 2016 


Rainfall 


Anderson Dam 
Storage Levels 

(blue line) 


Coyote Creek Flows 
Downstream of 
Anderson Dam 




Coyote Reservoir Precipitation Gauge (ALERT gauge 6021) 
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Anderson Reservoir Storage (ALERT gauge 1480) 


Reservoir Capacity (625.0 ft elev. / 91,373 af) 
Interim DSOD Restriction (599.5 ft elev. / 61,810 af) 
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Coyote Creek at Madrone Streamflow Gauge (ALERT gauge 5082) 

















Coyote Reservoir rainfall: J an. 1 - Feb. 28, 2017 



Coyote Reservoir Precipitation Gauge (ALERT gauge 6021)* 



* Preliminary - subject to revision 
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Anderson Reservoirstorage: 1/1-2/28 


Note: Anderson Reservoir Actual Storage Level is solid blue line 
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Preliminary - subject to revision 
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Coyote Creek Flows: 1/1- 2/28 



Anderson Reservoir stops spilling on 2/28 

* Preliminary - subject to revision Date 
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January 1 to 
February 28, 2017 

Preliminary - subject 
to revision 

Rainfall 


Anderson Dam 
Storage Levels 

(blue line) 


Coyote Creek Flows 
Downstream of 
Anderson Dam 
































Anderson Dam operations summary 


• Anderson outlet valve opened Jan. 9 

• Maximum releases continue until Feb. 20 

• Outlet valve fully re-opened on Feb. 24 

• Anderson Reservoir at 85%full 3/24 

• 2-3 weeks to reach restricted level 


Santo Clara Valleu 
Water District 
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Flow(cfs) 


Anderson reduces peak flows 

SUBTITLE 



Hours Elapsed 


— — — — Est Anderson Inflow 
President's Dav Weekend Flood Report 


Anderson Outflow 
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President's Day Storm Timeline 



Attachment 1 
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Storm coordination - Feb. 8-17, 2017 

► 4 Operational area conference calls 

► Updating stream forecasts^ gauge data 

► Coordinating calls with San J ose Feb. 14 & 15 

► National Weather Service (NWS) webinars 

► Information via WebEOC and emails: 

► Overtopping location map and list 

► Ownership/jurisdiction maps 

► 7,300cfsinundation maps 
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Overtopping location map and list 


Coyote Creek- Channel Capacity and Description of Flooding 


which would occur shortly after channel capacity exceeded. 



ID# 

Overtopping 

CFS 

Flooding Desorption 




Breakout on West Bank, DS Charcot, flow travels d/s, eventually flooding 
structures. 



Breakout on East Bank, US Charcot- flow moves downstream, eventually 

3 

3517 

Mobile Home Park Begins to flood (via gap in levee/floodwalls);entire 
mobile home area eventually floods. 
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Structures along west side of Coyote, South of Berryessa, North of 

Maybury, bgein to flood. 



Parking Lot on West side begins to flood; structures affected at ~11000 cfs 



Park to the west of Coyote Creek Begins to flood. Park overtops & floods 



flood homes to the NW;Selma park begins flooding at 6613 cfs. 



Williams St Park on W Bank of Coyote has filled up; flow begins to flood 
structures to the NW. 

10 




11800 

Tully Overtops 



Singleton Road Overtops (Less than 1000 CFS, starts the simulation 
inundated) 



Fontanoso Way Gap"" gap in floodwall protecting industrial park begins to 
flood 



Coyote Creek, North-West of Ogier Ponds floods, Coyote Valley Resort & 



Scyamore Avenue that is protecting Santa Clara County Boy's Ranch 
overtops 

16 


Sycamore Avenue Bridge 

17 

11870 

Santa Clara County Justice Training Center begins to flood 















































Overtopping location map and list 


Coyote Creek- Channel Capacity and Description of Flooding 


which would occur shortly after channel capacity exceeded. 



ID# 

Overtopping 

CFS 

Flooding Desorption 




structures. 



Breakout on East Bank, US Charcot- flow moves downstream, eventually 


3517 

Mobile Home Park Begins to flood (via gap in levee/floodwalls);entire 
mobile home area eventually floods. 



Q=2533 cfs- Structure N Berryessa and West of Creek floods. Q = 4363 Auto 



Structures along west side of Coyote, South of Berryessa, North of 

Maybury, bgein to flood. 



Parking Lot on West side begins to flood; structures affected at ~11000 cfs 

7 

4084 

Park to the west of Coyote Creek Begins to flood. Park overtops & floods 
structures eventually. 




flood homes to the NW;Selma park begins flooding at 6613 cfs. 
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11510 

Williams St Park on W Bank of Coyote has filled up; flow begins to flood 
structures to the NW. 

10 


Rock Spring Neighboorhood starts to flood 

11 

11800 

Tully Overtops 



Singleton Road Overtops (Less than 1000 CFS, starts the simulation 
inundated) 



Fontanoso Way Gap" gap in floodwall protecting industrial park begins to 
flood 



Coyote Creek, North-West of Ogier Ponds floods, Coyote Valley Resort & 



Scyamore Avenue that is protecting Santa Clara County Boy's Ranch 

16 



17 

11870 

Santa Clara County Justice Training Center begins to flood 















































Overtopping location map and list 


Coyote Creek- Channel Capacity and Description of Flooding 


which would occur shortly after channel capacity exceeded. 



ID# 

Overtopping 

CFS 

Flooding Desorption 




structures. 



Breakout on East Bank, US Charcot- flow moves downstream, eventually 


3517 

Mobile Home Park Begins to flood (via gap in levee/floodwalls);entire 
mobile home area eventually floods. 



Q=2533 cfs- Structure N Berryessa and West of Creek floods. Q = 4363 Auto 



Structures along west side of Coyote, South of Berryessa, North of 



Parking Lot on West side begins to flood; structures affected at ~11000 cfs 



00 

11510 

Selma Park on E Bank of Coyote has filled up; flow goes down S 19th St to 

flood homes to the NW;|Selma park begins flooding at 6613 cfs. 





structures to the NW. 
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Rock Spring Neighboorhood starts to flood 


11800 

Tully Overtops 

12 


Singleton Road Overtops (Less than 1000 CFS, starts the simulation 
inundated) 



Fontanoso Way Gap"" gap in floodwall protecting industrial park begins to 
flood 






Scyamore Avenue that is protecting Santa Clara County Boy’s Ranch 

16 



17 

11870 

Santa Clara County Justice Training Center begins to flood 




















































Overtopping location map and list 


Coyote Creek- Channel Capacity and Description of Flooding 


which would occur shortly after channel capacity exceeded. 



ID# 

Overtopping 

CFS 

Flooding Desorption 




structures. 



Breakout on East Bank, US Charcot- flow moves downstream, eventually 


3517 

Mobile Home Park Begins to flood (via gap in levee/floodwalls);entire 
mobile home area eventually floods. 



Q=2533 cfs- Structure N Berryessa and West of Creek floods. Q = 4363 Auto 






Parking Lot on West side begins to flood; structures affected at ~11000 cfs 



Park to the west of Coyote Creek Begins to flood. Park overtops & floods 



Selma Park on E Bank of Coyote has filled up; flow goes down S 19th St to 
flood homes to the NW;Selma park begins flooding at 6613 cfs. 



Williams St Park on W Bank of Coyote has filled up; flow begins to flood 

10 7400 

Rock Spring Neighboorhood starts to flood 
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Singleton Road Overtops (Less than 1000 CFS, starts the simulation 
inundated) 



Fontanoso Way Gap"" gap in floodwall protecting industrial park begins to 
flood 






Scyamore Avenue that is protecting Santa Clara County Boy's Ranch 

16 



17 

11870 

Santa Clara County Justice Training Center begins to flood 




















































Engineered channels vs. natural creeks 


• • * - < 

-midjUUSLi. 


► Engineered channels more predictable than 
natural creeks 
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Storm Approaching - Saturday 2/18 


5:00 a.m. 

Anderson reaches 100%, spillway flows 
begin (-450-1,300 cfs) 

10:06 a.m. 

NWS flood statement: increased flood risk 

2:30 p.m. 

National Weather Service (NWS) 
scheduled webinar 

• Flood watch established Sunday 
p.m. to Monday p.m. 

• Probable flood warning to be issued 
late Sunday through Tuesday 

3:30 p.m. 

District staff monitoring from EOC 
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Storm Approaching - Saturday 2/18 


5:30 p.m. 

Op Area call 

• NWS update: streams and rivers 
expected to swell from 
approaching storm 

• District forecast Anderson spillway 
4,000cfsMonday 6a.m. ramping to 
10,000 cfs Monday 11:30 p.m. 

• San J ose planning for possible 
evacuation and sheltering 

8:00 p.m. 

District staff updates the Board 
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Storm Approaching - Sunday 2/19 


Anderson spillway flows continue: Forecast is 5,000- 
8,000 cfson Monday 


9:00 a.m. 


Staff monitoring from District EOC 


District plugged Coyote Canal and excavated relief 
channels 
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Storm Approaching - Sunday 2/19 


11:00 a.m. 

Conference call with San J ose OES: City 
relying on Public Wo rks fo r fie Id 
observations to determine evacuations 

12:15 p.m. 

District internal storm assessment team 
conference call 

2:02 p.m. 

District sends 8,000 cfs inundation mapsto 
partners via WebEOC 
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Storm Approaching - Sunday 2/19 


2:30 p.m. 


NWS webinar 

• Atmospheric riverchanges 
trajectory to Bay Area 

• Minor to moderate flooding at 
Coyote Creek at Edenvale 
beginning early afternoon Monday, 
peaking Tuesday morning 

• Riverforecast map showing 2 San 
Jose locationsabove monitoring 
stage, 1 above flood stage 
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Atmospheric river2/17 


National Weather Service 
San Francisco Bay Area 
Monterey Bay Area 





Friday, 17 February 2017 @ 2:30 pm 

Call in information Phone Number: 877-922-2490 - Participant Code: 424979 
Presented by: Brian Garcia, Warning Coordination Meteorologist 




Total Precipitable Water (mrn) 































































National Weather Service 
San Francisco Bay Area 
Monterey Bay Area 


NWS webinar- Sunday 2/19 


Morphed composite: 2017-02-16 16:00:00 UTC 
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Sunday, 17 February 2017 @ 2:30 pm 

Phone: (631) 992-3221 Access Code: 999-387-224 
Presented by: Brian Garcia, Warning Coordination Meteorologist 
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CO YOTE CREEK AT EDENVALE 


NWS webinar- Sunday 2/19 

SUBTITLE 


Site Time (PST) 
Graph Created (11:45AM Feb 19 r 2017) Observed 


| CYECl(plotting HGIRZ) "Gage 0" Datum: 171* 


Forecast (issued 8:05AM Feb 19) 

Observations courtesy qf^SfiVwi) I 
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California Nevada Riverforecast 
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Latest observed value: 7.2 ft at 11:00 AM PST 
19-Feb-2017. Flood Stage is 10 ft 
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Storm Approaching - Sunday 2/19 


3:00 p.m. 

Op Area call 

• NWS update: 

• Heavy rain forecast of 2-4 inches 
in the valley all day Monday 

• Strong winds of 40-50 mph in the 
valleys 

• Weathermodelsdifferon timing 

• District update: Anderson peak 
spillway forecast 8,000 cfs Monday 
at orafter midnight 

4:00 p.m. 

District and countywide EOC PlOshave 
joint conference call 
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Storm Approaching - Sunday 2/19 


Evacuations and closures 

• County Boys Ranch 

• County She riff's Training Facility 

• Flappy Hollow Zbo 

7:30 p.m. 

District issued high-flow notifications to 
agencies^residents immediately 
downstream of Anderson Dam 

11:00 p.m. 

External to EOC, District and City staff 
began exchanging information to 
develop community message 
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Storm arrives - Monday 2/20 


3:53 a.m. 

NWS issues Flood Warning for Coyote 

Creek near Edenvale for Monday 
evening until further notice. 

8:00 a.m. 

EOC moves from monitoring to activation 
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Storm arrives - Monday 2/20 


District continues to deliver sand bags countywide 

District staff provides assistance to San J ose at Metcalf 
Road Bridge in the afternoon, completed on Tuesday 
morning 

District responds to city-owned hillside storm drain 
failure crossing overCoyote-AlamitosCanal 
(afternoon-evening) 

Work continues on Coyote Canal 
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Storm arrives - Monday 2/20 


8:30 a.m. 

Op Area call: 


• NWS: 


• Storm starting, high wind sand 
downed treesexpected 

• Flood Warning for Coyote 


Creek. Edenvale projected to 
hit 12.4 feet 


• San Francisquito Creekmay 


exceed flood stage 


• County EOC requests District 
lia ison 

• Cities monitoring streams and 


reservoirs 
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Storm arrives - Monday 2/20 


8:30 a.m. 

Op Area call (continued): 


• District: 


• San Francisquito and West Little 


Uagas likely to flood 


• Anderson spillway projected to 


reach 5,000-8,000 cfs, peaking at 10 


a.m. Tuesday. 
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Storm arrives - Monday 2/20 


9:15 a.m. 

At PIO call, San J ose confirming shelters 
and evacuation centers 

10:40 a.m. 

Board update—reduced risk to Golden 
Wheel Mobile Home Park; preparing 

N e xtDo o r me ssa g e s 

12:32 p.m. 

District shares EOC Action Plan. Peak of 
7,000-9,000 cfsTuesday morning 
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Storm arrives - Monday 2/20 


12:37 p.m. 

7,300 cfs inundation maps submitted to 

Op Area 

12:46 p.m. 

PlOsshare concern on RossCreekover 
topping 

1:00 p.m. 

District deploys 3 FITs county wide 

District hyd nog rap hers calibrating gauges 
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Storm arrives - Monday 2/20 


3:00 p.m. 

Op Area call 


• NWS: Storm moved rapidly, high 
precipitation 

• District: 


• Long duration of high flows 

• Anderson to peak at 7,000-9,000 


cfs 6-10 a.m. Tuesday 


• San J ose: Evacuation centers 


opening, 2 shelters to open at 7 
p.m.; reported flooding at South Bay 
Mobile Home Park 


58 


President's Day Weekend Flood Report 


Attachment 1 
Page 58 of 80 





Storm arrives - Monday 2/20 


4:00 p.m. 

District emails San J ose that Ross Creek 
close to flooding 

5:00 p.m. 

San Jose EOC liaison joins District EOC 

5:20 p.m. 

San Jose PIO indicatessending messages 
to community regarding evacuation 
center, and “high-stream flows in Coyote 
Creekcould cause low-lying areasnear 
Coyote Creek to flood" 
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Storm - Monday 2/20 


6:40 p.m. 

District EOC coordinatescommunity 
messaging with City staff outside of City 
EOC 

8:00 p.m. 

Op Area call: 

• NWS: Rains tailing off, strong winds to 
continue till midnight 

• County: Reiterates NWS info- 
widespread flooding likely 

• District: Anderson to peak at 5,000- 
7,000 cfsTuesday morning to noon 
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Tuesday 2/21 


City liaison expressed concern about implications of 
high flows. 


Midnight 

• Op Area Call: 

• NWS: Showers a cross the region 
into the morning, repeats Coyote 
Creek flood warning 

• District: Ross, San Francisquito 
receding, West Little Uagas had 
peaked, and Coyote peak of 7,000- 
8,000 cfsexpected between 6-8 
a.m. 
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Tuesday 2/21 


1:30 a.m. 


District re twee ted and reposted on 
Facebookthe NWSarealflood warning 



Areal Flood Warning 


d 



At 1100 PM PST Monday the 
Coyote Creek stream gage at 
Madrone below the Anderson 
Dam was reporting a level of 9.9 
feet. Flood stage at this location is 
9.0 feet. Heavy flows from 
Anderson Reservoir are expected 
to persist overnight and flooding 
will likely continue along the 
portion of the Coyote Creek 
below Anderson Dam into 
Tuesday morning. 

Some locations that will 
experience flooding include... 
Areas along the Coyote Creek 
between San Jose and Morgan 
Hill. 


Through 1130 AM PST Tuesday 
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Tuesday 2/21 


Madrone gauge reaches6,000cfs 

2:47 a.m. 

PIO informs San J ose PIO that flood levels 
expected earlier; Asked what 
communications were planned. 

5:40 a.m. 

District EOC emailsSJ EOC identifying 
vulnerable populationsand structures 
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Tuesday 2/21 


6:30 a.m. 

Coyote Canal fails, flooding northbound 
Hwy 101 

7:48 a.m. 

Communication to Board: 

• Flows rose faster than previously 
forecast 

• Peakshould occurat 8 a.m., San J ose 
will experience sustained high flows 
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Coyote Creek Flooding - Tuesday 2/21 


9:00 a.m. 

Op Area call: 

• NWS: Coyote Creek flood warning, flows to 


recede below flood stage by 1:00 a.m. at 
Edenva le 


• C HP: Waterfrom Coyote Canal flooding 
northbound Hwy 101 

• City: Rock Springsflooded; Metcalf may need 
additional clearing 

• District: 


• 7 reservoirs spilling 

• Anderson peaked 6,830 cfs, highest ever 
recorded 

• Coyote Canal spilling and moving toward 


Hwy 101 


• VTA: On standby to assist with transportation for 


evacuations 
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Coyote Creek Flooding - Tuesday 2/21 


9:30 a.m. 

3 Flood Information Tea ms deployed to 
Coyote Creek 

District hyd nog rap hers out calibrating gauges 

9:20 a.m. 

In response to City, District staff provides 
information and mapsoutside of EOC 

11:34 a.m. 

Board notified of breach on Coyote 

Canal and flooding Flwy 101, flooding in 
Rock Springs, and Anderson peaking 
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Coyote Creek Flooding - Tuesday 2/21 


12:00 p.m. 

Op Area call 


• District: Northbound lane Hwy 101 


closed and District makes request 
for capability to stop the flooding at 
Hwy 101 


• Sanjose: 


• Proclaimed local emergency 

• Rock Springs flooding 

• Alert SCC messaging along 

Coyote Creek 

• Evacuations for Rock Springs, 


Needlesand Nordale 


• County Fire: Mutual aid to assist with 


water rescue 
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Coyote Creek Flooding - Tuesday 2/21 


3:00 p.m. 


District dispatched 3 inspection parties to 
monitorthe Coyote levee behind mobile 
home parks (Oakland Road) Montague 
to Charcot and Army Corps reaches. 
District field staff informed SJ PD officers 
that water levels we re still rising and 
overtop flood wall and levee. SJ PD then 
began announcing mandatory 
evacuation. 
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Coyote Creek Flooding - Tuesday 2/21 


3:00 p.m. 


Op Area call: 

• NWS: Coyote Creek crested at7120cfs, not 
projected to drop below flood stage until 
Wednesday afternoon. 

• District: 

• Crews in the field fixing Coyote Canal 

• Coyote Creek likely to flood at Charcot 
in the next 4-5 hours 

• Phelan at Sentersandbag site flooded 

• County: County and Red Cross ready to 
assist with San J ose sheltering needs 

• Sanjose: 

• Unified command post at Golden Wheel 
Mobile Home Park 

• 3 areasof concern - Mobile Home Parks, 
Rock Springs and William Street 

• Caltrans: Hwy 101 closed until Wednesday 
night, and had no hard time forreoplPMfcj 





Coyote Creek Flooding - Tuesday 2/21 


5:00 p.m. 

District cancelled capability request to 
the County having identified a local 
solution 

7:00 p.m. 

Op Area call 

• NWS: 

• Coyote Cneekpeaked and isreceding 

• 3 days of dry period forecast 

• District: 

• Creeks receding countywide, except 
Coyote 

• E. William expected to peak in next hour 
or two 

• Sanjose: 

• Reportson sheltersand evacuation sites 
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Coyote Creek Flooding - Tuesday 2/21 


8:41 p.m. 

Report to the Board 


• Staff began repairs on Coyote 


Canal adjacent to Hwy 101 


• Preventing levee erosion near South 


Bay Mobile Home Park 
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Coyote Canal response - Hwy 101 






Coyote Creek Flooding - Tuesday 2/21 


11 p.m. 

Op Area call 


• District: 


• Anderson spills a re dropping off 

• E. William peaked at 8:30 p.m. 

• Crews a re working on re pa ins to 


Coyote Ca na 1 near Hwy 101 


• Sanjose: 


• Characterizes the event a sin 


excess of 100-year storm for San 

J ose 


• City working with partners to 


evacuate and meet sheltering 
needs 
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Coyote Creek Flooding - Wednesday 2/22 


4:00 a.m. 

Op Area call: 


• NWS: Strea ms rec ed ing 


• District: Re pa ins to Coyote Canal 


repairs completed , Hwy 101 


expected to open forthe morning 


commute 


• San J ose: Mandatory evacuation 


notification for 14,000 people 
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Coyote Creek Flooding - Wednesday 2/22 


7:48 a.m. 

Email to the Board 

• Flows at Anderson are 3,839 cfs, 
down from peak ~7,100 cfs 

• Flwy 101 closed on both directions 
between Flwy280/680 and Flwy 880 

• While not a 100-yearevent, San J ose 
is treating it as a 100-year event for 
evacuation 

• Streams receding; there were other 
calls that were scheduled 

District crews in the field conducting a numberof 
storm-related repairs 

7:00 p.m. 

District EOC closed 


75 


President's Day Weekend Flood Report 


Attachment 1 
Page 75 of 80 








Summary 


► The winter of 2016-2017 was extra ordinary. 

► Hie Santa Clara Valley Water District's primary 
role is to reduce the riskand impactsof flooding. 

► Ihe District and the National Weather Service 
provided useful and valid information, data and 
forecasts leading up to the flood. 

► Numerous indicators showed the potential for 
flooding on Coyote Creek. 
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Lessons learned 

► Technical data misunderstood and/or 
discounted by others 

► District and city need to be better partners on 
reducing flood risks 

► J oint emergency action plans with cities with 
high risk of flooding must be improved 

► The District'sEOC proceduresand training, 
including communications, must improve 
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Observed flooding vs model-7300 cfs 



Wap 1- Upper Coyote Creek: Q = 7300 cfs at D/S Anderson 


Legend 

Flooding Depth @ 7300 cfs 
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Next Steps 


► Immediate: Neighborhood meetings 
(6 - 8:30 p.m.) 

► April 6: County Service Building 2, Auditorium, 
1555 Berger Drive 

► April 12: Franklin McKinley School District, 
Boardroom, 645 Wool CreekRoad 

► April 17: Roosevelt Community Center, 901 E. 
Santa Clara Street 
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Next Steps 

► Short Term 

► Coyote CreekJ oint Emergency Action Plan 

► Short-term flood protection options- priorto 
winter 2018 

► Intermediate/Long Term 

► Develop options 

► Seekstate and federal funding 
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